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PAGE 01 STATE 091826 
ORIGIN OC-06 

INFO OCT-01 NEA-10 ISO-OO CCO-OO FBOE-OO STE-01 SY-05 
OCL-OO /023 R 

DRAFTED BY OC/PE-E:BSKOFFMAN/PWS 
APPROVED BY A/OC:AGIOVETTI,ACTG 
OC/PE:GRYOUNTS 
A/OC/NEA:RRIBERA 
DESIRED DISTRIBUTION 

A/FBO, OC/S, NEA/EX, OPR/ST, A/SY/FO, A/SY/NSU 

075769 102348Z/61 

P R 102257Z APR 78 
FM SECSTATE WASHDC 
TO USINT BAGHDAD PRIORITY 
INFO AMCONSUL KARACHI 
AMEMBASSY ATHENS 


LIMITED OFFICIAL USE STATE 091826 

ATHENS FOR ATO; KARACHI FOR RCO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC PROJECT 

REF: BAGHDAD 0733 

1 . ENGINEERING STAFF BELIEVES SUFFICIENT MATERIALS HAVE 
BEEN PROVIDED TO COVER INSTALLATION OF AIR HANDLER IN 
ROOM 25. LIKEWISE, ADDITIONAL MATERIALS ARE BELIEVED 
NOT NECESSARY TO REPLACE ITEMS OUTLINED PARA 3 REFTEL. 

2. OC HAS AGAIN INITIATED TRACER REQUEST TO LOCATE MISSING 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 091826 

AIR HANDLER FOR ROOM 25. HOWEVER, RATHER THAN DELAY 
PROJECT FURTHER, DEPT SCHEDULING SEABEES TO ARRIVE POST 
IN NEAR FUTURE. ETA WILL BE SUBJECT SEPTEL. PIPING FOR 
AIR HANDLER IN ROOM 25 WILL BE INSTALLED TO PERMIT EASY 
INSTALLATION OF UNIT AT LATER TIME WHEN IT ARRIVES. VANCE 
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